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SUBJECT: $1957 EXTENTION 

YOU ARE HEREIN AUTHORIZED TO PROCEED WITH WORK IN THE ESSENTIAL 
AREAS REQUIRED ON THE DESIGN AND DEVELOPMENT OF THE FULCRUM CAMERA 
SYSTEM FOR A PERIOD NOT IN EXCESS OF TWO (2) MONTHS FROM 25 JANUARY 
1965, 

YOUR PROGRAMMED EXPENDITURES SHALL COVER AN EFFORT REQUIRING 
THE SERVICES OF PERSONNEL NOT IN EXCESS OF 130, WE REQUEST BY 
“ETURN TWX AN ESTIMATED COST FOR THIS EFFORT AND A SPECIFIC WORK 
STATEMENT ENUMERATING WHAT WORK WILL BE PERFORMED AND WHAT PERSONNEL 
BY NAME WILL BE ASSIGNED TO EACH OF SAID TASKS. 

YOU WILL FURTHER SUPPLY AN ESTIMATE OF COMPLETION OR STAGE OF 
COMPLETION ANTICIPATED OF EACH OF THE TASKS OUTLINED FOR THIS TWO(2) 
MONTH EXTENTION PERIOD, 


= ~ = and Et 
RELEASING OFFICER —— AUTHENTICATING OFFICER 


REPRODUCTION BY OTHER THAN THE ISSUING OFFICE IS PROHIBITED. Copy No. ie 


Approved for Release: 2021/04/09 C05099583 


